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4 February 1959 / / 


MEMORANDUM FOR RECORD t 

SUBJECT * Visit to Bailor, Raymond and Brown, lac. on 

2 February 1959 


1. 0m 2 February 1959, Bailer, Raymond and Brown (HRB) was 
visited In order to inspect work being done on System VII. 

2. Generally, the work appears to be progressing on schedule 
and HRB is optimistic about meeting performance specifications and 
capabilities . Operation of basic equipment vas demonstrated in the 
Laboratory and Indicated the following data. (This should not be 
considered as official £60 opinion since the tests set up were not 
reviewed in all detail). 

a. -105 dbm sensitivity for equipment turn-on (this 
vas somewhat below tange n t ial sensitivity). 

b. Complete sync separation at ~9& bo -97 dba. 

c. Dynamic range of approximately 50 db. 

d. Simulated DUMBO signals would not adversely af- 
fect recorder turn -an or analysis until signal strength 
of -45 dbm was reached (at this point improper operation 
was due to saturation of the receiver rather than to any 
faulty operation of the sync separator end turn-on circuits). 

3. HRB was not taking specific action on a circuitry for utili- 
sation Aapex recorders but was pl a nn in g to get this information 
from the Air Force which has utilised such a System in their STATE FAIR 
program. 


4. No Instructions or suggestions for cha n g e in contract work 
was made during the visit. The importance of delivering from the stand- 
points of specifications and schedule was stressed- 


5. Since returning from HRB discussions have been held with Mr. 

which indicates that JOPL testa of the crystal ball 
circuitry does not agree with results quoted above. Some elements of 


CllvlM, J u ww° MV w wp * WWW 'S, — , 

the HRB test, particularly as related to characteristics of the simulated 
signal, may not conform to actual signals to be intercepted. Effects 


25 YEAR RE-REVIEW 



Sanitized Copy Approved for Release 2010/05/20 : CIA-RDP67B00511R0001 0024001 8-6 




Sanitized Copy Approved for Release 2010/05/20 


of teapereture change was not included in the MRS teat and my he 
critical. Dynaaic range aa indicated by the JW, teat also did not 
agree with HRS deewnetimtion but nay be a result of teat conditions 

at JPL. The above points will be discussed with HUB at aa early 
date. 


SLUT Staff Officer 
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